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SUBJECT: RUPEES FOR BOMBAY BUILDING PROGRAM 
REF: NEW DELHI'S 7038 

FOR AMBASSADOR FROM ASSISTANT SECRETARY THOMAS 

1. FBO'S LANGUAGE IN CORRESPONDENCE REFERRED TO HAS 
WEIGHED TOO HEAVILY ON TEMPORARY ABSENCE OF LONG-RANGE 
AUTHORITY TO USE SURPLUS RUPEES. WE ALL AGREE THERE 
SHOULD BE LITTLE DIFFICULTY IN OBTAINING AUTHORITY TO 

USE NON-P.L. 480 SURPLUS RUPEES FOR THE BUILDINGS PROGRAM 
IN FY 76 AND SUBSEQUENT YEARS. WE EXPECT TO HAVE THIS 
APPROVAL BUT CANNOT GUARANTEE IT. 

2. RE THE BOMBAY BUILDING PROJECT, IT IS NOT FEASIBLE 

TO START WORK AS PROPOSED REFTEL. AS REGARDS FEASIBILITY 
STUDY. PURPOSE OF FBO DR. CHARLES MOORE'S VISIT TO BOMBAY 
WAS TO DETERMINE FEASIBILITY OF CONSTRUCTING OB AND CGR ON 
EXISTING SITE AND HE REPORTED AFFIRMATIVELY. HOWEVER, 

A 100,000 DOL "FEASIBILITY STUDY" WHICH HAS BEEN PROPOSED 
CONSTITUTES BOTH DETERMINATION OF FEASIBILITY AND PRE- 
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LIMINARY DESIGN DRAWINGS. WE WILL BE REQUESTING THE 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



REQUIRED CONGRESSIONAL APPROVAL FOR A PROJECT OF THIS 
MAGNITUDE IN FBO'S UPCOMING AUTHORIZATION REQUEST FOR 
FY 1976-1977, INCLUDING A REQUEST FOR DESIGN FEES. WE 
PLAN ALSO TO INCLUDE THESE ITEMS IN FY-1976 APPROPRIATION 

REQUEST, BUT FUNDS FOR THE PROJECT CANNOT BE COMMITTED 

PRIOR TO CONGRESSIONAL ACTION. 

3. WE APPRECIATE YOUR KIND WORDS IN PARAGRAPH ONE REFTEL. 
WE ARE ALL DOING OUR BEST TO SUPPORT YOU WITHIN LIMITS OF 
EXISTING AUTHORITY. SISCO 
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